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Le uristineg Cormo Pactlities: 
“Soepuaeeeteseemttinetniteregnanat iene tetera mare roecrnamsnranteratiadscorhaots a 
5X1A 
At the present timo] _|eonstets of a reteiving 


station and a tomporary transmitting site locatoad within tho 


Linits 6 The receiving Station was bufllt 


aot 


ho our specifications and 1s sited so as to provide adequate 


facilities for present and future commitments. At the time of 
construction of the reaekuer station it was planned to build 
& transmitting station. Due to Lack of operating personnol, 
immeciate overational roquirenents, together with the availability 
of[ | zactatties 83 & parasitic transmitter site, no gue 
action was taken to construct the transmitting station, i 
facilities become lesa avallable and operational requirements 
inercased until[ —_frouna itself running its transmitters at eae 
the receiving station. As operations continued to increase,[ | 
head been forced to set up its owntemporary mtn transmitting station 
in aborroved[ | building. This tenporary site is Wholly 
inacequate in that we do not control the building, and adequate 


antenna space is not available. Purther, should zm] deem 


it% vital to its operations, it could withdraw the use -of its 25X1A 


25X1A 


building leaving us wholly unprotected. 
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Se Seove of Provosed TPesite: 

The transmitter station which is proposed will 
provide CIA with a complete Class B (enlarged) radio station 
capable of siaultancously operating on 14 chammels, This station 
WLLL be complotely solf-sufficiont in that it has billets for the 
operating personnel, emergency power, and full maintenance factlities. 


25X1A 
uffielents land (147 acres) has already been roquisitioned from 


Pt pormilt antenna construction for 


covorarve of all oporationse 


C3 


4, Gontractual Arranronents: 


Duc to the dostre to oxpodite the construction of 


25X1A 
the transmitter site the project was set up for handling by a 


[ __oonstruction firm. To presorve the security of the 


snoasov-ing agoney all awarding of contracts, otes, wlll be handled 


if 


f tho present organization of the Amy[ ss | thie ts in 25X1A 


kkooping with army practice. Since the transfor of funds Will take 


o 


olace ab a low levol in the Army engineor hetrarchy, the project 
Will not nave to be approved by Theater Englneor, Ros snGees ote. 
Se Relation to 050 Plans; 
0S0 o:fices in Europe are constantly making 
25X1A commmication domands al and these demands are increadings 
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As tho sealing of Eastern Kurono bordors progresses, then the 
cc Lor radia as a moans of communications, Lnoreaso. In 
tre past Lt was possible to handle these requésts with existing 


feciiities, but of late this has become Increasingly difficult 


by 


vom a scheduling viewpoint. Further, due to the present lack of 
antonna facility space, it will be imperative that existing 
facilitics be augnontode | 

Ge Tolation to OPC Plans _ 

it this writing OPC has made no donands upon 


[ |: BE TE ae plans to use its facllities been disclosed. 


wa 


Prosent OFC operations are serviced by Commo through the uso of 

land lino teletypo circults. It ils not improbable to assune, 25X1A 
howevor, that this condition will remain unchanged Cm 

%, Tine Factor: . %, 

It is desired that work bogin ag soon.as possible 
on the[ ___eransmitting bito so as to complete all oxcavation 
‘and sub surface masonry work prior to tho onset of freezing 
vweathor, If construction is begun prior to the advont of froozing 


weather, it will be possible to have tho station available by 


1 Juno 1950. If construction ts hold off unttl Spting; then thia 


station will not be available before September 1960. 


Approved For. Release 2002/0§K44j; ‘i -RDP84- 90499R900800080034-4 


af f “ry “4 
Dard 


